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CMM & OCT 59 PD REGUEST PARTS 1 THROUGH V BE PASSED TO ARPA IN RESPONSE 
TO REFERENCED MESSAGE PD PART I PD THIS MESSAGE IS SUBMITTED IN 
ANTICIPATLON OF A REVISED ) SAKOS DEVELOPHENT PLai AND SAL:CS OPERATIONS 
ANNEX TO 3E PRESENTED IN LATE NOVEM3ER 59 PD CURRENT CONTRACT 

NEGOTIATIONS CK% WHICH WILL ‘DEFINITIZE THE PROGRAM AND ATTENDANT CUSTS 
CHM WILL BE THE 3ASIS ‘OF THE REVISED DEVELOPHENT PLAN AND ANNEX PO Ti” 

FOLLOWING IS CONCERNED ONLY WITH PLANNED PROGRAM CHANGES SUBSEQUENT 

TO THE 30 JAJUASY 59 SAMOS DEVELOPK ENT PLAN PD PART II CLN GROUND 

RULES FOR THIS ESTIMATE Chi AND THOSE BEING USED JY AFBMD ON PREPARING — 


‘THE REVISED PLAN AND ANNEX ARE AS FOLLOWS CLN A. TOTAL FY68 FUNDS 
‘AUTHORIZED FOR THE SAMOS R AND D PROGRAM IS $148 MILLION PD MAXIMUM 


EFFORT IS BEING MADE TO ATTAIN ALL DIRECTED R AND D OBJECTIVES CH 
INCLUDING THE FOUR-LAUNCH RECOVERY PROGRAM CMM WITHIN THIS FUND 
CEILING PD CONTRACTOR HAS BEEN DIRECTED TO ADJUST HIS SPENDING T 7KE 


ma 


$148 MILLION CEILING PD 3. TARGET DATE FOR FIRST SAMOS R AND D LAUNCn 
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IS 24 JUNE 1969 PD THIS Date 1S CONTINGENT UPON SUCCESSFUL 
ACCELERATIO OF THE’ 1 AND € SCHEDULE AT THE PT ARGUELLO SITE pp 
C. THE COMPLETION DATE OF THE R AND D LAUNCH SCHEDULE CHM NOW PLANNED For. 
MAY 1962 ChM IS CONTINGENT UPON EARLY AVAILABILITY. OF THE 65-1 
COMPLEX AT VAFa FOR R AND D PUPOSES PD DECISION TO KAKE 65-1 AVatL- 
ABLE FOR THIS PUPOSE MUST 3E ADE BY DECENSER 59 IF THE SCHEDULE 15 ro 
ab wet PD PART IT nD BASED ON THE ABOVE GROUND RULES THE FOLLOwIaG 
SNCS FLIGHT SCHEDULE IS ESTABLISHED PD 


FLIGHT PAYLOAD STAND COMPLEX a DATE 
1 E/Fo yp PT ARGUELLO 1 = JUNE 69° 
2 _E/F 20 a AUG 68 
3 S  pyp 4d | = oe SEPT 60 
4 E a os NOV 60 
5 F 2 + DEC 66 
v E 7 _ SAN 61 
7 F 20 _ FEB 61 
g E | APR 61 
9 F . 2e § ‘ ; JUL 61 
ee ee AUG 61 
13 E | _ PT ARGUELLO | SEPT 61 
(12 F 2 - a OCT 61. 
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Is EVR : 65-1 °° Nv 6 

14 o£  . 1. PT ARGUELLO 4 DEC 61 

15 F 2 | ee —  JAin 62 

16 E/R/ _ 65-} JAN 62 
17 E Lo PT ARGUELL ) | _ ‘FEB 62 

leo S/R —65~! | KAY 62 


PART IV Pp FLIGHT CONFIGURATIONS ARE AS FOLLOWS CLw FLIGHTS 1 CHE 2 ap 
° ARE DUAL PAYLOAD ChE SINGLE TANKAGE A3E%A VEHICLE Ci MOUIFIEL siLas 
D SOOSTER aS PREVIOUSLY PLANNED PD FLGHTS 4 THROUGH 18 ARE SIGNEL 
PAYLOAD CMM DUAL TANKAGE: AGEWA VEKICLE CMN WITH ORBITAL ADJUST CaPA3riL- 
TTY CMM MOODIFIED ATLAS D BOOSTER PD THE CHANGE To DUAL TANKAGE Fo% 
SAMOS USE WAS 3ASED ON PRODUCTION AND STAND MODIFICATION CONSIDERA- 
TIONS IN VIEW OF ALL OTHER AGEWA PROGRAMS USING THIS CONFIGURATION Ct4 
PART V. THE §-3 VISUAL RECONNAISSANCE PAYLOAD 15 SEING INVESTIGATED To. 
DETERMINE APPROACH AND SCHEDULE FOR & FIVE FOOT GROUND RESOLUTION 
READOUT SYSTEM PD PART VI PD FACILTIY RECUIREMENT REFLECT THE | 
F ULLOWING ADDITIONS CLN A. TRACKING AND DATA ACQUISITION STATION CHY 
FI STEVENS cae OREGON PD DESCRIPTION AND UTILIZATION oF THIS STATION 
ARE AS INDICATED FOR THE NEW BOSTON ano OTTUMWA STATIONS IN THE 
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EP JANUARY 59 DEVELOPMENT pLan PD THIS FACILITY WILL SUPPORT 
OPERATIONAL REQUIREMENTS CMM IN PLACE OF THE INTERIM VAFB STATION cry 
AND WILL SE DEALT #ITH IN DETAIL IN THE Samos. OPERATIONS ANNEX TO THE 
DEVELOPMENT PLAN To at PRESENTED IN NOVEMBER 59.PD 3. EARLY FIX PD, THE 


R AND D PROGRAM FOR THE DATA PROCESSING 2UB vYS TEM OF SAMOS IS. 


‘RPOCEEDING AS OUTLINED i) ThE JANUARY DEVELOPRENT PLAN WITH CERTAI.: 


HODIFISATIONS REQUIRED BY DIRECTIVES FROM HO USAF AND ARPA PD ThESr 
“SODIFICATIONS CUNCER a SHIFi IN THE LecaTrIov. FOR ACCOMPLSIHING a 


MAJOR POa<i0i OF THE R AND 2 SYSTEM TESTING FROM THE CONTRACTORS 


FACILITIES AT DENVER TO THE Ipc AT ..#FUTT AF3 PD THE TOTAL SCOPE 
Chi PURPOSE car OBJECTIVES a AND TECHNICAL COMPOSITION OF THE PROGRaK 


REMAINS THE SANE AS REPORTED WITH THE ADDITION OF A PACKAGE OF 
EQUIPMENT AND AC SNPLEMENT OF PERSONNE. re RED LARLY-FIX PD THIS 


PACKAGE IS PART oF THE OPERATIONAL ANNEX TO THE DEVELOPMENT PLAN 
NOW BEING REVISED Pd THE EQUIPMENT ANC PERSONNEL ARE REQUIRED To 
"POVIDE THE ALR FORCE OPERATING Squadacn AT OFFUTT AFZ WITK THE 
CAPABILITY PROCESS THE DATA GEAERATED 3Y THE INITIAL R AND D Sane 
TEST FLITuTS pp THIS EQUIPMENT SAY BE EVENTUALLY INTESRATED INTS 

‘HE OPERATIONAL SYSTEM aS IT Is DEVE: SPED at CFFUTT aAF3 PD DETAILES 
CRITERIA FOR THIS PACKAGE IvIDcaTES A TOTAL OF 12000 SQUARE FEET 
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WILL 3E REQUIRED AT A COST OF $.2 MISSION PD C. IPC/TOCC PD IN ORDZA. 
TO FULLY SATISFY AND CONFORM WITHTHE DIRECTIVES RECEIVED CMM Tz 
CONSTRUCTION PROGRAM FOR THE CENTRAL OPERATING 1PC/Toce FACILITY HAS 
SEEN ACCELERATED PD THE DETAILEL CRITERIA FOR THIS INDICATES THAT A’ 
TOTAL OF 21606) OFT WILL BE REGUIRED FOR THE COMBINED INTEGRATED 
FACILTIY FOR A TOTAL CCST OF 33.5 MILLION CONSTRUCTION FUNDS PD THIS 
AEFTSENTS AN INCREASE OF 66802 SQ FT AND 31 MILLION OVER THE | 

AM ouwTs ESTIMATED IN THHE OPERATIONAL ANNEX OF THE JANUARY DEVELOPHENT | 
PLAN PD : | 
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